UNCLASSIFIED 

..  419096 

DEFENSE  DOCUMENTATION  CENTER 

FOR 

SCIENTIFIC  AND  TECHNICAL  INFORMATION 

CAMERON  STATION.  ALEXANDRIA.  VIRGINIA 


UNCLASSIFIED 


ROriCl:  Mien  government  or  other  drawings,  speci¬ 
fications  or  other  date  ere  used  for  any  purpose 
other  than  In  connection  vlth  a  definitely  related 
government  procurement  operation,  the  U.  8. 
Government  thereby  incurs  no  responsibility,  nor  any 
obligation  whatsoever;  and  the  fact  that  the  Govern¬ 
ment  may  have  formulated,  furnished,  or  in  any  way 
supplied  the  said  drawing,  specifications,  or  other 
data  is  not  to  be  regarded  by  implication  or  other¬ 
wise  as  in  any  manner  licensing  the  holder  or  any 
other  person  or  corporation,  or  conveying  any  rights 
or  permission  to  manufacture,  use  or  sell  any 
patented  invention  that  may  in  any  way  be  related 
thereto. 


OOCUMiST  71TU  MSI  UJ  *000  «IV  I. ‘.1  '  J4I4J 


TJTAfMJ  A//M/!AVr 


NUMBER  — D?~?-?0^ - 

CODE  IDENT.  81205 

UNCLASSIFIED  Tin  f  »S— 1  ?3 A  Government  Furnished 
Support  at  Vand.enberg  Air  Force  Base _ 

MODEL  NO  ’«S-13?A _ CONTRACT  NO  AF 


ISSUE  NO _ 

CLASSIFIED  TITLE. 

I0TATC  CLASSIFICATION  I 


.ISSUED  TO. 


CM**CE  NOMfifP 

_ — -  - - SFfOAl  IIMITaIIOn?  ON  4SJIA  LitTtiftUflON . . 

ASTIA  «mt  IV*  io  req^eitiPf  t**i«il  ••  if«i*  *•'*»•*»  epprerW  fl«IS»  ••  **Mi»« 

UNllSITlO— t*  *11  •!«•(  •«  «l  9*  e»N  !*•*• 

Q  lIMIIIft-t*  W.  M.liUPf  •»9#**Ml  ««i  •**» 

TV*  npwl  inv  I*  •  •<»•••«  »*o*«  •«k,«c  to  |aC  ••  'N»«i 

NOT!  IM  IIMITIO  ((In**!  **«»  N  «*lf  o*  •<•«**-  or  S^«M-«i  tito'l.  •'•pr.eU'r  **<•'.  t  ■“» 


EyTt«m9  Test  Der.-trt.nent 

PREPARED  byJ;  III 2- ‘Ssi‘ b  r  7-  *-62 

\(  \  , 

SUPERVISED  BYJ  *-•  -  '  ^ — 


APPROVED  .^^rPC 

SSSvWKLiac R&;  -1.  lUl/6  T~ 


RELIABILITY  ./  ,  /  / 

APPROVAL  _ ... _ 

J  •( 


I  APA9K 


SECTION 


ACTIVE -CHANGED  PAGE 


CHANGED  .  I  ACTIVE 


CHANGED 


CHAPTER  SECTION 


TITLE 


CONTENTS 


I 

II 

in 

n 

V 


PREFACE  Table  of  Contents 
References 
Introduction 

FACILITIES 

General. 

Appendix  I -A  Space 

Appendix  I-B  Humidity-Temperature  Control 

Appendix  I-C  Power 

Appendix  I-D  Water 

Appendix  I-E  Gas 

Appendix  I-E  Occupancy  Duration 

COMUNICATIONS 

General 

Appendix  II -A  Communications 
Appendix  II-B  Telephones 

GENERAL  SERVICES 

Oeneral 

1  Transportation 

2  Receiving  and  Shipping  Support 

3  Housekeeping  Support 

A  Industrial  Relations  Support 

5  Calibration  Certification 

6  Reproduction/ Document  Support 
Appendix  III-A  General  Purpose  Vehicles 

SPECIAL  SERVICES 

General 

nPIPM&T  AND  SUPPLIES 
General 


£3 

1 

2 
4 

4 

7 

10-12 

19-22A 

23-26A 

27«7A 

28-26A 

27-32 

33 

34 

35 

36-37 

38 

39 

40 

42 

43 

44 

50 

51 

53 

54 

55 

56 

57 


’  # 


Document  No. 

U  OM  60-0000-33710 

2.  AF  Letter  DPLP 
dated  9  October  1961 

3.  D2-6551 
1*.  D2-655S 

5.  D2-7272 

6.  D2-6930 
7*  D? -91460 

8,  D2-7779-3 

9.  D2-1779 
10.  AFM  88-15 

n.  1st  UDU 

12.  1st  HDtf 

13.  BSD  Exhibit  61-90 

lii.  Contract  AF 
0<4f6)»7M78 

15*  Contract  AF 
0li(61i7)-7'.7 

16.  Air  Force  Jto fil¬ 
iation  91-8 


M-WI-HM 


WPEREfCES 


Title 

Program  Requirements  Document  for  Assembly 

end  Checkout  of  Facilities  and  Test  Programs 

«t  Tandeotarg  Air  Force  Base  (Secret  Classification) 


Poller/  for  Support  of  Air  Faroe  Weapon 
Systea  Contractors  at  Vandenberg  Air 
Force  Base  and  Naval  Missile  Facility. 

Point  Arguello  (Unclassified) 

Technical  Criteria  for  Ulnutenan  Launch 
Pacillty  at  VAF'8. 

Technical  Criteria  for  Design  of  lhnuteaan 
Hard  Launch  Control  Facility  at  V.iFB 

Final  Facility  Design  Criteria  of  ORT/CTL 
Maintenance  Building,  VAFT) 

Technical  Criteria  for  Do3ign  of  lUnutenan 
Soft  Launch  Control  Center  Facility  at  VAFB 


“c.nric.nJ'orj,  Project  Safety  Standards  for 
Induairltti  ai  d  itissile  Operations 

ffcaote  Bose  Health  and  Safety  Manual 

Quality  Control  f'-ocoiurws  Vanual 

Air  Force  Manual  58-15 

58-2  Missile  Safety 

55-1  XLsslJa  Operations 

fAFB  illnuteaan  C:e rural  Safety  Plan 


Special  Facilities  Contract.  VAFB 


Engineering  Test  Program,  Reasearch  and 
ObvelojineiTt  at  Vanionkrorg  Air  Forcm  Base 


"HefriEerat.cn,  Air  Conditioning.  Mechanical 
Venllatior.,  Evaporative  Cooling,  De  humidification. 
Toe  Manufacturing.* 


*°  02-9202 

U6I  2 

KEPtRF.MCtS  (continued) 


17«  D2-U<271  Non-Figure  4  Items  of  Equipment  Required  to  Support 

Wine  I  Technical  Order  Validation  and  Verification  Prograa 
«t  VAJ-S. 


1.0  INTRODUCTION 

1  \ 

1.1  PURPOSE  * 

This  document  defines  facilities,  communications,  general  services, 
special  services,  equipment  and  supplies  support  to  be  provided 
locally  by  the  Air  Force  (and  the  Contractor  as  applicable),  at 
Tandenberg  Air  Force  Base  for  the  Contractor's  and  Associate 
Contractors'  use  in  conducting  the  WS-133A  Weapon  System  Wings  I, 

II  and  III-T  Test-  Programs  as  described  in  Contract  AFQ4(647)-757. 

1.2  AUTHORITY 

In  accordance  with  Contract  AFOA(6A7)-757»  this  document  con¬ 
stitutes  mutual  agreement  between  the  Government  and  the  Contractor 
that  the  support  requirements  stated  herein  are  necessary  for 
the  perfonaance  of  the  Contractor.  The  Contractor's  obligation 
to  perform  the  work  noted  in  the  contract  statement  of  work  is 
contingent  upon  this  support  being  furnished  by  the  Government  at 
no  charge  to  the  Contractor. 

1.3  REVISIONS 

The  requirements  contained  in  this  document  represent  minimum 
needs  based  on  the  WS-133A  Weapon  System  Program  as  presently 
defined  in  the  contract.  Changes  in  these  requirements  will  be 
made  to  conform  to  effort  added  to  the  contract. 

1.4  SCOPE 

This  document  is  divided  Into  chapters  to  include  all  the  support 
requirements  for  the  Boeing  Company,  its  Associate  and  sub-con¬ 
tractors  for  the  WS-133A  Weapon  System.  For  purposes  of  clarity 
and  planning,  it  specifies  the  facilities,  communications,  general 
services,  technical  requirements  and  equipment  and  supplies  pro- 
visionment  but  does  not  list  any  squlpment  which  may  be  bailed  by 
the  Government  to  Boeing,  its  Associate  Contractors  or  its  sub¬ 
contractors. 

1.5  APPENDICES 

The  appendices  at  thn  end  of  each  chapter  contain  the  summary 
tatailation  of  space,  *ir  conditioning,  electrical  power,  umter, 
vehicular  equipment,  conmunication  circuit,  etc.,  as  applicable. 

1.6  ASSOCIATE  CONTRACTORS 

Responsibilities  for  providing  supplies  and  services  as  outlined 
in  this  document  will  also  apply  to  similar  requirements  of 
Assooiate  Contractors. 
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1.7  BASE  POLICY  FOR  WEAPON  SYSTEM  CONTRA JTOH 3 

The  Contractor  will  observe  the  policies  outlined  in  the 
Policy  for  Support  of  Air  Force  Weapon  System  Contractor* 

•t  VATS  and  Point  Arguello,  dated  9  October  1961,  ••  releaaed 
by  the  1st  Missile  Division. 
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1.0  QgvmL 

The  Mr  Force  shall  provide  each  of  the  various  facilities  as 
enuaeratod  in  Aopendix  I-A  for  respective  utilisation  as  listed 
therein  for  the  development  of  the  WS-133A  Weapon  System.  Tim  of 
initial  occupancy  and  duration  following,  shall  be  in  accordance 
with  Appendix  I-F.  Associated  utilities  ss  descrioed  in  this 
chapter  shall  also  be  provided  coincident  with  the  occupancy  date. 

1.1  SPACE 

The  space  required  and  designated  in  this  document  and  listed  in 
Appendix  I -A  shall  bs  considered  net  usable  space  exclusive  of 
hallways,  washrooms  or  any  other  support  or  architectural 
requirement  which  prevents  efficient  utilisation.  The  type  of  spaos 
required  is  segregated  into  four  general  categories  as  follows * 

A.  Adairdstration/Engineering  Space  -  Facilities  providing  space 
for  engineering,  administration,  files,  documents,  reproduction, 
and  office  sunport  activities  shall  be  in  keeping  with  good 
conmerclal  practice,  heated  in  the  winter  and  ventilated  in  the 
summer  for  personnel  comfort. 

B.  Technical/Test  -  Facilities  provided  shall  be  of  Calibration/ 
Certification  laboratory  type,  air  conditioned  for  protection 

*  ef  electronic  aral  precision  mechanical  equipment. 

C.  Shop/Supply  -  Space  shall  be  encloeed  working  area,  heated  in 
ths  winter  ami  ventilated  in  the  summer  to  provide  modification 
and  maintenance  3nops  and  storage  of  materials  in  accordance 
with  Air  Force  Regulation  Vl-!}« 

D.  Work,  Barking  and  Storage  Yard  Area  -  Yard  area  will  be  provided 
for  personal  vehicle  parking  and  will  be  striped  and  bulk headed 
by  the  Air  Force  in  accordance  with  Contractor  provided  layout 
drawings  to  be  supplied.  In  addition,  approximately  170,000 
sq.  ft.  of  yard  area  with  perimeter  chain-link  security  fencing 
will  be  provided  adjacent  to  the  Contractor  Support  Area  by  the 
Air  Farce  for  outside  storage  of  vehicles,  large  assemblies, 
racks,  dollies,  bulk  supplies,  etc. 

1.2  HUvnTTT  A  VP  Tir.'P^.T'T."  COTF^I. 

Air  conditioning  for  protection  cf  electronic  and  precision 
mechanical  equipment  Is  to  bo  provided  in  accordw.ce  with  Air  Forcw 
Regulation  91-fl.  Facility  requirements  for  air  conditioning  are 
contained  la  Appendix  l-d. 

1*3  HLBCTRTCAL  POTFR  AND  LT~  IT  I*> 


four  distribution  from  the  generation  source  io  usable  outlets  si  all 
locations  will  be  providsd  by  the  Government  and  ths  contractor  as 

fcilowndt  _ _ _ _ _ 
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A*  At  the  Contractor  Support  Area*  power  distribution  will  bo 
provided  to  tho  building  parol  by  the  Governr'cnt.  Diotrl- 
butlen  from  tho  panel  ot  convenience  outlets  will  bo 
accomplished  by  tho  Contractor* 

B*  At  tho  Launch  trot,  poser  and  power  distribution  will  bo 
provided  by  tho  Government* 

C*  Spodfle  typos  and  quality  of  power  are  dotallad  In  Appendix 
1«C  and  will  be  delivered  In  accordance  with  good  ooanorclal 
practice  at  no  charge  to  tho  Contractor* 

0*  Certain  of  tho  Contractor's  areas *  specified  In  Appendix  1«C* 
require  electric  power  at  ell  times*  In  the  event  of  a  poser 
f Allure,  the  Air  Force  will  supply  portaol#  electric  generators 
to  aerrioo  those  areas* 

Adequate  illumination  of  all  facilities  will  be  provided  by  the 
Government*  External  illumination  will  be  provided  by  the 
Government  to  the  degree  necessary  for  personnel  safety  and  night 
work  operations  as  nay  be  required  throughout  the  program* 

l*b  WATER 

Water  shall  be  provided*  in  quantities  as  specified  in  Appendix  1-D* 
by  the  Air  Force  at  no  charge  to  the  Contractor*  Water  treatment 
shall  be  provided  at  all  locations  where  analysis  indicates 
mineral  content  detrimental  to  the  Installed  equlpcent* 

1*5  SCTA03 

Adequate  sewage  and  aaj  nt  a  nance  thereto  shall  be  prcrrlded  by  the  Air 
Faroe  as  required  far  the  facilities  listed  in  Appendix  1-A* 

1*6  BAT  URAL  GAS 

Specific  natural  gas  req  d renenta  are  detailed  In  Appendix  1-1 

and  are  to  be  provided  by  the  Air  Force  at  no  charge  to  the  Contractor* 

1.7  C0IC1?  WICAT  I0t6 

Camaunlcatlon  facilities  required  for  the  1S-133A  program  will  be 
listed  in  Chapter  II* 

1*8  FACILITIES  UODIFICATI'-'S 

Fixed  facilities*  equipment  and  utilities*  whether  provided  by  the 
Air  Force  and  modified  by  the  Contractor*  or  provided  by  the  Air  Fores 
or  the  Contractor*  will  be  modified  by  the  Air  Force  as  necessary  to 
remain  compatible  with  the  Weapon  System  developaont*  The  Booing 
Coopery  will  be  responsible  for  the  preparation  and  submission  of  all 
proposed  facility  changes  originated  by  Boeing  or  any  of  the  Associate 
Contractors  during  the  Construction  phase  or  Assembly  and  Checkout  phase* 


-  *• 


pa»(  8 


1*9  ACCESS  RQAOS 

The  Air  Fere*  will  provide  and  maintain  access  read*  to  all  *3«133A 
facilities  and  locations  listed  In  Attachment  1-A. 

2.0  SHOP  SUPPORT 


The  Contractor  shall  support  the  Associate  Contractors  to  the  extent 
as  limited  by  equipment  available  In  the  Carpenter  Shoe  and  Meehanloal 
Shop. 


SPACE  RB3UIREMEUTS  SUNttRX 


Rcrlsad  8-15-63 


NO.  08-9203 
fa«i  10 


I -A  (Continued 


IX  I -A  (Continued 


APPENDIX  I -A  (Continued 


M  M 


5120  Assembly  and  Checkout  1  2,457  Industrial  Area  Half  of  this  building  is  used  as  a  CTLI 

cable  facility  and  checkout,  the  other  half 
is  used  for  storage. 
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CHAPTER  II 
COM'-'yjflCAT  I0N3 


1*0  QglgRAL 

This  chapter  describes  tba  connini cations  required  for  the  WS-13> 
prograa  at  VAFB.  The  administrative  telephone  network  will  be 
provided  for  the  purpose  of  coordination  and  support  of  the  program 
and  will  tx»  furnished  by  the  Air  Force  except  as  noted  in  Appendix  II-A* 
The  technical  test  prograa  requirements  of  the  Launch  Area  and  Range 
are  defined  separately  in  Document  qu-60-0000-33710  (Program  Requirements 
Document)  which  is  annexed  to  this  Document  far  the  purposes  of  defining 
the  technical  support  requirements  of  the  Contractor*  its  Associate 
Contractors  and  sub-contractors* 

1*1  0N-BAS1  TELEPHONE  SERVICE 

Tba  Air  Force  will  be  responsible  for  installation  and  maintenance  of 
on-base  telephone  service  which  includes  the  Boeing  toll  switchboard 
and  associated  equipment  and  the  outside  cable  plant  Including  access 
to  the  Surf  Exchange* 

1*2  OFF-BASS  SERVICE 

The  Contractor  will  be  responsible  to  provide  through  BSD  and  commercial 
organisations  all  off-base  facilities  such  as  closed-circuit  television* 
facsimile*  teletype,  data  transmission,  public  address  and  key  telephone 
systems  (see  Appendix  II-A)«  The  Air  Force  will  be  responsible  for  pro¬ 
viding  the  an-base  cable  plant  associated  with  the  above  services* 

1*3  ASSOCIATE  CONTRACTOR  RSQUIRE?.SWTS 

Associate  Contractor  telephone  requirements  will  be  supported  by  Boeing 
and  in  addition  Boeing  will  provide  teletype  service  for  Associate 
Contractors  that  do  not  have  their  own  machine*  otherwise,  the  Associate 
Contractor*  will  provide  all  other  communication  equipment  which  they 
■ay  require* 

l«il  ON-BASE  TELEPHONES 

Appendix  II-B  lists  the  specific  on-base  administrative  telephone 
requirements  for  support  of  the  1TS-133A  program* 
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CHAPTER  in  -  OENOt a  SERVICES 
GENERAL 


1.0  SCOPE 

This  chapter  outlines  and  specifies  ths  support  ear-rices  for 
the  1S-133A  progra*  which  are  usually  available  or  utilised  In 
the  operation  of  a  military  establishment  or  Air  Fore*  Base. 

For  the  purpose  of  clarity,  carries ■  shall  fall  in  tha  following 

sstsgerias. 

1.1  TRANSPORTATION 

fho  Air  Fores  will  provide  transportation  serriees  tc  the  Contractor 
for  personnel  and  aata rials  bstwwsn  tha  WS-133A  test  progran 
facility  locations  and  Air  Fores  facilities.  Supple -nectary 
transportation  sendees  in  th#  for*  of  handling  exolos ires  and  fuels 
will  be  undertaken  by  the  Air  Foroe.  Transportation  rwquireraents 
art  specified  in  Section  1. 

1.2  HSCEIYIlO/SHXPPIfC  SUPPORT 

Section  2  describes  cargo  facilities  and  cargo  loading  and 
unloading  support. 

1.3  Hocsarespirc  support 

Section  3  describes  housekeeping  support  and  covers  the  services 
of  ■aintananoe  and  Janitorial  support. 

iJi  INDUSTRIAL  RELATION  SUPPORT 

Section  U  describes  Industrial  filiations  support  and  cowri  such 
•ervloea  as  security,  esdical,  food  servloe,  etc. 

1.5  CALtBRATION/CEHTIFICVnON  SUFPOBT 

Section  5  describes  Calibration  Support  and  conn  the  Calibration/ 
Certification  of  working  standards,  ohsaical  lab  support,  etc. 

1.6  RSPROIXJCT  lON/POC  ilEUT  SUPPORT 

Section  6  describes  Reproduction,  photographic,  printing,  document 
and  technical  library  support. 
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1.0  S-y-KAL 

The  Contractor  will  provide  general  transportation  eervioee  for 
Contractor  personnel  and  equipment  in  support  of  the  WS-1J3A 
pro gran  at  VAFB  and  various  related  locations. 


1.1  CCTTSAgToa-ASJiaysD  vzhiclss 

Material  Handling  equipment  (cranes,  forte  lift  trucks  and  special 
truck  tractors)  will  be  provisioned  through  Special  Facilities 
Contract  AF  04  (647)-678.  The  Contractor  will  provide  all  fuels, 
lubricants,  repairs  and  maintenance  for  this  equipment.  Personnel¬ 
carrying  vehicles  and  trucks  will  be  provided  through  lease  in 
accordance  with  the  provisions  of  Contraot  A?  04  (647)-757.  All 
YaFB  vehicles  art  listed  in  Appendex  IIIA. 

The  leased  vehioles  are  acquired  from  two  different  sources t 
the  personnel-oarrying  vehicles  (aedans  and  station  wagons) 
and  the  light-duty  trucks  (1/2  ton  pickups)  are  acquired  by 
sub-leaae  from  the  VAFB  Contractor-operated  Consolidated  Motor 
Pool  for  contractors  by  ACO  direction.  All  fuel,  lubricants, 
repairs  and  maintenance  are  furnished  as  part  of  the  lease 
costs;  ths  medium  and  heavy-duty  materials  transportation 
vehicles  art  leased  on  &  long-term  lease  agreement  negotiated 
for  all  Minuteman  installations.  All  fuels,  lubricants, 
repairs  and  maintenance  for  these  vehioles  are  provided  by 
the  Contractor. 


1.2  OW-CALL  Y5HICL5S 

The  Air  Force  will  provide  emergency  and/or  ehort-term  use  vehicles 
and  equipment  as  requested  by  the  Contractor  which  will  include 
fire  engines,  amoulances,  cranes,  and  other  special  use  vehicles. 

For  emergency  type  vehicles,  drivero  will  be  supplied  by  the 
Air  Force  and  for  all  other  type  vehicles,  the  Air  Force  will  supply 
drivers  if  available,  otherwise  the  Contractor  will  provide  Govern¬ 
ment-licensed  drivers  as  required. 


1.3  T-.XI  3Z3Y7CS 

The  Air  Force  (B3D)  has  contracted  a  taxi  eervice  for  ill 
CPF?  contractors  on  VAFB  to  eliminate  all  individual  contractor- 
operated  bus  services.  The  monthly  charges  accrued  through 
this  eervioe  are  oh&rgeaole  to  Contraot  AP  04  (647)-757, 
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1.4  ASSOCIATE  COiTWACTOg  SUPPORT 


Truok-type  transportation  will  be  provided  for  all  associate 
oontraotore  by  Boeing.  Passenger  vehicle  checkout  authority 
will  be  provided  for  all  associate  contractors  with  the  exception 
of  ATCO  and  Autonetics,  who  will  provide  and  operate  their  own 
passenger  vehicles.  Boeing  will  arrange  for  maintenance  of  all 
vehicles  checked  out  to  authorised  associate  contractore. 

Boeing  will  pay  taxi  charges  for  all  associate  contractore  with 


SUCTION  2 

RECEIVING  AND  SKIPPING  SrPPOHT 


1,0  GENERAL 

The  Air  Force  will  allow  the  use  of  Yandenberg  APB  transportation 
terninal  sites  for  receint  and  dispatch  of  nate rials  and  equipment  also, 
the  Air  Force  and  Contractor  will  assume  cargo  handling  responsibilities 
for  test  program  support,  ' 

1.1  RSCETVIND/SHIPPiro 

The  Air  Force  will  make  available  to  the  Contractor  the  Vande fibers’ 

AFB  air  strip  to  receive  and  disburse  air  shipments  by  both  military 
and  non-military  aircraft*  In  addition,  the  Yandenberg  AFB  1st  J&ssile 
Division  will  load  and  unload  all  mi  lit  ar?p  aircraft.  The  Contractor 
will  load  and  unload  all  non-military  aircraft  provided  the  cargo  is 
consigned  to  the  Contractor  and/or  Associate  Contractors*  The  Air 
Force  will  also  make  available  for  use  by  the  Contractor,  the  railheads 
and  areas  adjacent  thereto  for  shipping  and  receiving  functions.  The 
Air  Force  shall  load  and  unload  all  railroad  cars  not  completely  con¬ 
signed  to  the  contractor  or  the  Associate  Contractors, 

The  Contractor's  shipping  and  receiving  da Dart me nt  will  support  the 
Associated  Contractors  by  handling  all  Associate  Contractor  owned 
property  (except  Avco)  when  consigned  to  and  from  Vandenberg 
(transportation  costs  will  be  borne  by  the  Associate  Contractors), 

1.2  TRAFFIC  CONTROL 

The  Air  Force  will  administer  all  shipments  on  Government  Bill  of  Lading 
(OBL)  which  Includes  the  issuance  of  GBL's  and  the  receiving  and  release 
ef  shipments  to  carriers. 


umwi  im 


N0  D2-9202 

page  v 

42^\ 

SSCTIOI  S 

HOUSBCEEPINO  SUPPORT 

1.0  QPTSRAL 

The  Air  Fore*  will  pro  ride  maintenance  of  raal  propart/  assigned  to 
tha  Contractor,  its  Associate  Contractors  and  sub-contractors. 

1.1  BUILD  INC  AND  GROUNDS  MAINTENANCE 

Tha  Mr  Force  will  provide  for  no raal  repair,  maintenance  and  codification 
of  all  buildings  and  plumbing,  lighting,  heating  and  air  conditioning 
located  at  all  facilities  used  by  the  Contractor  and  Associated  Contract¬ 
ors.  The  Mr  Force  will  also  proride  grounds  and  landscape  maintenance 
such  as  trimming  of  grass  and  removal  of  debris  from  parking  areas. 

1*2  JANITORIAL  AND  TRASH  REMOVAL  SUPPORT  % ■ 

The  Mr  Force  will  provide  Janitorial  services  for  the  policing  of 
parking  areas,  the  washing  of  building  windows  (exterior  surface)  and 
the  removal  of  trash  from  the  Contractor  facilities,  as  well  as  providing 
for  adequate  trash  oontainsrs* 

l.J  ASSOCIATE  CONTRACTORS  SUPPORT 

The  Mr  Force  will  provide  service  indentioal  to  that  dssorlbed  in 
paragraph  1.1  and  1.2  above  for  the  facilities  oocupisd  by  Assoolate 
Contractor  personnel.  Boeing  will  provide  interior  Janitorial  and 
housekeeping  service  for  Assoolate  Contractor  oocupied  buildings  (sxoapt 
Avoo). 
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SECTION  ♦ 

INDUSTRIAL  RELATIONS  SUFPCRT 


1.0  GENERAL 

This  chapter  vlil  contain  the  requirements  of  Industrial  Relations 
in  the  area  of  Base  Support  required  from  the  Air  Force  and  vill 
indicate  those  services  to  be  extended  to  the  Associate  Contractors. 

1.1  SECURITY 

1.1.1  -  GENERAL 

A.  The  Base  Coonander,  VAFB,  is  responsible  far  security  and 
lav  enforcement  activities  on  the  base.  The  Boeing  Company, 
through  its  Security  Section,  vill  be  responsible  for 
coordination  with  the  Base  Deputy  Commander  for  Security 
and  Lav  Enforcement  (BDCL)  on  behalf  of  all  Associate  Con¬ 
tractors  (except  Avco)  to  assure  uniform  application  of 
policies  in  regard  to  facility  security.  Avco  vill  be 
responsible  for  coordination  vith  BDCL  to  define  security 
requirements  for  the  Re-entry  Vehicle  (R/V)  and  the 
Mknltlens  Facility. 

B.  The  Boeing  Conrpany  is  responsible  for  tho  security  of 
facilities  occupied  by  the  Associate  Contractors  (eccept 
Avce),  including  securing  bulky  classified  material  that 
is  not  easily  stored  in  safes  or  cabinets. 

C.  Each  Associate  Contractor  is  responsible  for  safeguarding 
classified  matter  vhlle  in  their  use  and  for  classified 
matter  that  can  be  secured  in  safes  or  cabinets  to  vhlch 
access  can  be  controlled  by  the  Associate  Contractor 
concerned. 

1.1.2  SECURITY  CLEARANCE 

A.  Each  Associate  Contractor  vill  initiate  action  through  the 
cognisant  military  security  office  of  Its  home  location  to 
obtain  a  facility  security  clearance  for  the  on-base  activi¬ 
ties  of  the  Associate  Contractor,  (it  Is  the  announced 
policy  of  BDCL  that  all  contractors,  regardless  of  number 
of  personnel  or  functions  in  a  program,  must  have  a  facility 
security  clearance  for  operations  on  VAFB.) 

B.  Each  of  the  other  Associate  Contractors  vill  advise  the 
Boeing  iecurity  Section  at  VAFB  in  vriting  of  the  facility 
security  clearance  status  of  its  on-base  facility  and 
identify  the  Associate  Contractor  representative  responsible 
for  security  matters. 
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1.1.3  -  PERSONNEL  SECURITY  CLEARS!  CE 

Associate  Contractors  vlll  provide  Boeing  vlth  security 
clearance  for  personnel  assigned  to  or  visiting  Minutesmm 
facilities,  in  accordance  with  paragraph  26c  of  the  Depart¬ 
ment  of  Defense  Industrial  Security  Manual.  This  informa¬ 
tion  vlll  he  furnished  in  writing  by  the  Associate  Contractor 
haste  plant  security  organization  or  on-base  facility  security 
representative  to: 

The  Boeing  Company 

P.  0.  Box  60? 

Santa  Maria,  California 

'  Attention:  Security  Section 

1.1. It  IDENTIFICATION 

A.  SAC  Form  300»  Missile  Site  Activation  Badges,  vlll  be  used 
in  accordance  vith  base  requirements,  to  identify  all 
Associate  Contractor  personnel  assigned  to  the  Minute man 
Project  at  VAFB.  The  badge  form  is  color  coded  to  reflect 
the  holder's  personnel  security  clearance  and  is  numerically 
coded  to  indicate  the  areas  to  vhich  the  holder  is  authorized 
access.  The  SAC  300  badges  will  be  the  only  badge  that  will 
be  recognized  for  access  to  the  Point  Sal  launch  area  facility 
or  In  classified  areas  in  the  Contract  Support  Area  (the  SAC 
Form  300  badge  does  not  apply  to  the  Munitions  Facility). 
Access  to  Avco's  area  in  the  Munition  Facility  vlll  be 
arranged  by  Avco. 

B.  The  SAC  Form  300  badges  vlll  be  vorn  by  all  Associate  Con¬ 
tractor  personnel  on  outer  clothing  at  all  times  when  in 

Ml nu toman  facilities  on  the  base.  The  badge  will  be  removed 
from  the  outer  clothing  vhen  outside  Minuteman  facilities. 

C.  Application  for  SAC  Form  300  badges  vlll  be  prepared  by  the 
Boeing  Security  Section  upon  request  of  the  other  Associate 
Contractors  on  SAC  Fora  392,  "Request  far  and  Approval  of 
I^sa  or  Identification  Credential."  Boeing  vill  take 
Identification  photographs  and  forward  badge  requests  through 
the  Ifese  Industrial  Security  Office  ( EDCL-l)  to  the  Rase 
Police  Flight  (Pass  and  Identification  Section)  for  processing. 
Completed  badges  will  be  distributed  by  Boeing  to  the 
Associate  Contractors  security  officers,  wno  will  execute 
receipts  to  Boeing. 

D.  The  loss,  theft,  or  damage  of  a  SAC  Form  300  badge  will  be 
reported  to  the  Boeing  Security  Section.  Boeltjg  will  be 
responsible  for  maXing  necessary  reports  to  the  Base  Police 
Flight.  Replacement  badges  will  be  processed  in  the  same 
manner  as  an  initial  request  for  a  badge. 
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E*  ^he  use  Cf  -„he  SA C.  Form  300  bad'C*  d(**s  r.'t  jrecjude  t':e  use 
of  Company  badges  by  each  Associate  Contractor  to  further 
identify  Its  personnel.  Conpary  badges  will,  however,  be 
▼slid  for  use  only  in  the  unclassified  portion  of  the  Cent  rector 
Support  Area* 

F*  Bqeing  will  obtain  a  sufficient  number  of  SAC  Form  300  visitor 
Cwfedges  fre*  the  Base  Police  Flight  t°T  i»8uanr-®»  as  required, 
to  visiters  to  Associate  Contractors  (except  Avco), 

G*  The  SAC  For*  3OO  badge  will  be  surrendered  to  the  Boe?ng 
Security  Section(l)  when  replaced  ty  a  li.'.e  credential,  (2) 
when  the  individual  to  whom  issued  in  transferred  or  termina¬ 
ted,  or (3)  upon  completion  of  the  cusine3s  tnat  was  the  basis 
of  issue, 

H#  The  Boeing  Security  Section  will  maintain  accountability 
records  a_ri  accomplish  inventories  required  by  the  Base* 

1.1.5  ACCESS  TO  CIA  TUFTED  FATTER 

A.  Associate  Contractors  will  release  classified  matter  to  other 
Associate  Contractors  in  accordance  with  the  security  pro¬ 
cedures  cf  the  releasing  Associate  Contractor* 

B*  Associate  Contractors  having  a  requirement  for  classified  date 
originated  by  Boeing  or  maintained  by  Boeing  file  organizations 
or  record  stations  trill  make  their  requests  fer  such  cata  to  the 
Boeing  Engineering  Test  Program  llana^er,  oxcept  that  Associate 
Contractor  personnel  may  withdraw  cla  sified  data  originated 
from  their  company  from  the  file  organization  and  record 
stations*  The  request  must  indicate  whether  the  material  is 
required  cn  e  loan  or  a  permanent-issue  basis.  Upon  approval 
ef  the  Eoeing  Engineering  Test  Program  Manager,  the  date  will 
be  released  to  the  Associate  Contractor  in  accordance  with 
Boeing  security  procedures* 

1.1.6  PHYSICAL  S3C7.ZTT 

A*  The  Boeing  Company  will  provide  security  cabinets  to  Associate 
Contractors  (except  Avoo)  for  storage  of  classified  information* 
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tbs  cabinets  and  other  physical  Items  required  in  connection 
vlth  security  are  based  on  Boeing  standards  that  meet  the  re¬ 
quirement  of  the  Department  of  Defense  Industrial  Security 
Manual. 

B.  Security  guards  will  be  furnished  by  the  Mr  Force  or  by 
Boeing,  as  required,  for  the  protection  of  property  and 
supplies, including  classified  areas.  Associate  Contractors 
(except  Aqc?)  having  special  requirements  for  security  guards 
will  arrange  with  the  Boeing  Security  Section  for  such  services 
sufficiently  in  advance  of  the  requirement  to  assure  proper 
support. 


1.1.7  SECURITY  INSPECTIONS  -  IHVESTIGATIOWS 


A.  Associate  Contractors  are  subject  to  security  inspection  by 
representatives  of  the  Base  Deputy  Commander  for  Security  and 
law  Enforcement  as  the  military  activity  exercising  security 
cognizance  of  Contractor  facilities  on  the  Base.  In  this 
connection.  Associate  Contractors  must  coordinate  any  recommends 
tions  of  BDCL  personnel  that  affect  Boeing  operations  with  the 
Boeing  Security  Section. 


B.  Security  violations  or  irregularities  concerning  Boeing-assigned 
facilities  will  he  coordinated  with  Boeing  for  investigation 
and  appropriate  disposition.  Violations  In  areas  controlled 
by  Avco  will  be  reported  to  the  Avco  senior  representative. 

The  results  of  any  Investigation,  which  require  action  on  the 
part  of  Associate  Contractors,  will  be  coordinated  with  the 
senior  representative  of  the  Associate  Contractor  concerned. 

1.2  FIRE  PROTECTION 


USA?  is  responsible  for  providing  and  maintaining  fire  protection 
equipment  in  all  Contractor-occupied  areas.  Associate  Contractors 
will  identify  any  peculiar  fire  hazards  requiring  special  attention 
and  coordinate  their  requirements  with  the  Boeing  Security  Section . 
Coordination  with  appropriate  baae  activities  as  to  such  needs,  will 
be  accomplished  by  Boeing  Security  Section,  except  in  Aveo's  area. 

Bach  Associate  Contractor  will  be  responsible  fer  complying  with 
baae  fire  regulations  and  such  other  procedures  ad  defined  by  Boeing 
for  the  protection  of  Contractor  areas.  Avco  will  coordinate  with 
USA?  on  requirements  or  special  procedures  for  fire  protection  In 
the  Munitions  Facility. 

1.3  MEDICAL  SERVICES 

A.  USA?  will  provide  Associate  Contractor  employees  with  initial 
medical  care  for  on-site  medical  emergencies,  referring  defini¬ 
tive  care  to  appropriate  civilian  medical  facilities.  This  will 
Include  on-slte  (both  CSA  and  Launch  Sites)  ambulance  service 
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and  temporary  tmargenoy  hospitalization  at  YAFB.  Bon- Indus trial 
conditions  will  not  be  treated  by  tt  Air  Fores,  except  emergencies, 
losing  will  provide  first-aid  cabinets  'in  designated  buildings 
in  the  CSA  and  at  the  Launch  Sites  for  use  oy  all  Associate  Con¬ 
tractors.  Aveo  will  provide  first-aid  kits  in  the  Munitions 
Facility. 

1.  The  Assooiate  Contractors  are  responsible  for  their  medical  arrange¬ 
ments  with  dootors^nd  hospitals  leoated  in  Santa  Maria  and  Loepoo, 
California,  or  elsewhere. 

1.4  SAFETY 

A.  The  TAFB  safety  program  is  a  joint  responsibility  of  all  Associate 
Contractors,  E&oh  must  oomply  with  Air  Foroe  general  safety  rules 
and  regulations  for  industrial  and  missile  safety  and  with  the  addi¬ 
tional  safety  rules  and  regulations  approved  by  the  Safety  Working 
Croup. 

B.  Contractor  will  support  the  safety  -working  group  to  the  extent  set 
forth  in  Contract  AF04(647)-757» 

1.5  FOOD  SERVICE 

A.  USAF  is  responsible  for  providing  food  service  on  the  base  for  Con¬ 
tractor  and  Assooiate  Contractor  personnel.  This  service  will  consist 
of  the  following i 

1)  Publio  restaurant  in  th#  7300  blook  of  the  industrial  area) 

2;  Tha  mobila  food  servioe,  whioh  will  servioa  the  associate  contract¬ 
ors'  facilities  and  the  launch  area  on  a  scheduled  basis) 

J)  The  BX  cafeteria  open  to  Associate-Contractor  personnel) 

)  The  SCO  Club  available  to  authorized  personnel) 

5)  The  officers '  olub  available  to  authorized  personnel  on  a  limited 
basis. 

6)  Machine-type  food  dispensers  are  available  through  BX  oafeterla. 

1.6  EMPLOYES  BENEFITS 


A.  USAF  will  allow  the  following  base  benefits  to  Contractor  and 
Assooiate  Contractor  personnel) 
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IX  -  Food  Servioe  only. 

Beoreatlon  -  Gymnasium  and  baseball  park  facilities  for 
league  play. 

Bank  and  Post  Offioa  -  Unlimited. 

Servioe  Station  and  Garage  -  Baergenoy  only. 

Religious  Servioe  -  Unlimited 
Officers'  Open  Mess  -  Limited  Membership. 
Won-commissioned  Offloers*  Club  -  Limited  Membership. 
Airmans'  Club  -  Limited  Membership. 

Golf  Club  -  Limited  Membership 
Library  -  Limited  privileges 
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1.7  TRADfDfQ 

A  -  1.  Films  -  For  special  requirements. 

2.  Classes  -  Off-duty  education  available  to  all  Contraoter  personnel. 

1.8  MOTOR  YEHICLE  CONTROL 

Bach  Assoolate  Contractor  employee  will  be  responsible  for  complying 
with  Base  regulations  as  to  registration  of  privately  owned  vehicles 
and  operation  of  vehicles  on  the  Base,  violations  involving  Assoolate 
Contractor-leased  vehicles  will  be  refenEtd  to  the  senior  representative 
of  the  Associate  Contractor  concerned.  Parking  will  be  permitted  only 
in  designated  parking  areas. 
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SECTION  5 

CALIBRATION  AND  CERTIFICATION 

1.0  COJERAL 

The  Contractor  will  be  provided  calibration  and  certification 
services  at  Vandenberg  AFB  for  contractor  and  associate 
contractor  general  teat  and  weapons  system  equipment. 

1.1  LABORATORY  SUPPORT 

The  Air  force  will  provide  petroleum  and  chemical  laboratory 
analysis  service  as  may  be  required  the  contractor, 
the  associate  contractors  and  sub-contractor.  In  addition, 
the  Air  Force  will  provide  X-Ray  laboratory  service. 

The  Air  Force  will  also  provide  calibration  and  certifica¬ 
tion  services  for  such  test  equipment  as  torque  wrenches, 
spring  scales,  ditigal  volt  meters,  etc.,  for  which  the 
contractor  does  not  have  the  capability  of  performing. 

1.2  USE  OF  PMEL 

The  Air  Force  will  provide  calibration  and  certification 
service  in  the  base  precision  measurement  electronics 
laboratory  (PKSL)  on  a  regularly  scheduled  basis  up 
to  their  capability.  Items  beyond  their  capability  will 
be  sent  out  for  service  by  the  contractor  at  no  cost 
to  the  contractor. 
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SECTION  6 

REPRODUCE  ON/DOCUMENT  SUPPORT 


1.0  GENERAL 

The  Contractor  will  provide  for  the  nonaal  reproduction  requirements  of 
the  Contractor  and  Associate  Contractors  in  support  of  the  WS-133A 
program.  The  Air  Farce  provide  reproduction  support  to  alleviate 
critical  overload  or  bsmkffg  conditions  as  well  as  the  processing  of 
special  or  unusual  reproaoetlon  requirements. 

1.1  TECHNICAL  LIBRA RT  SERVICES 

The  Air  Force  will  supply  the  Contractor,  the  Associates  and  Sub- 
Contractora  with  whatever  military  specifications,  technical  orders, 
federal  specifications  and  federal  catalogs  as  may  be  required  in 
the  support  of  the  WS-133A  program.  Such  documentation  shall  be 
supplied  upon  request  and  in  the  quantities  deemed  necessary  for 
adequate  support. 

1.2  PHOTOGRAPHIC  SUPPORT 

The  Air  F<ree  will  provide  the  Contractor's  and  (Associate  Contractor's 
See  Paragraph  1.2.1)  administrative  and  technical  photographic  support 
requirements.  The  technical  photographic  requirements  are  as  listed 
in  the  Program  Requirements  Document,  3f  60-0000-33710,  Secret 
classification.  The  administrative  requirements  include,  but  are  not 
limited  to,  the  photography  of  equipment,  real  property,  facility 
layout  boards,  program  control  eharts  and  such  emergency  situations 
as  fire,  aocidcnts  and  damaged  in  transit  equipment.  Such  support 
will  be  provided  including  the  developmental  process  on  a  24-hour 
on  oall  basis  as  dacmad  necessary  by  tha  Contractor.  In  addition, 
tha  Contractor  will  be  permitted  to  operate  and  maintain  a  limited 
photographic  reproduction  facility  for  tha  purpose  of  providing 
photographic  services  Including  the  taking  and  reproduction  of 
pictures.  In  the  event  photographic  support  requiramsnts  cannot  be 
provided  on  a  timely  basis,  than  the  Contractor  will  be  allowed  to 
furnish  such  it  mas  at  no  cost  to  the  Contractor. 

1.2.1  ASSOCIATE  CONTRACTOR  PHCTOORAT  HIC  SUPPORT 

The  Contractor  will  support  tha  Associate  Contractor's  technical  and 
administrative  photographic  requiramsnts  to  the  extent  as  follows: 

Tha  Associate  Contractors  will  transmit  all  photographic  requests 
to  the  Contractor's  Photographic  Coordinator  who  will  coordinate 
these  requirements  with  the  6595th  Aero-Space  Teat  Wing.  The  latter 
agency  shall  then  provide  the  photographic  needs  upon  request. 
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CHAPTER  I V 


SPECIAL  SERVICES 


1.0  GENERAL 

The  Air  Force  and  the  Contractor  will  provide  all  teohnioal  reports  and 
serrloes  as  are  normally  associated  with  a  missile  teat  program  at 
Tandenberg  Air  Force  Base.  The  criteria  specifications  and  definitization, 
of  such  support  and/or  services  is  in  part  contained  in  document  GM-60- 
0000-33710,  Program  Requirements  Document  (Secret  Classification). 

Revisions  to  technical  program  requirements  and/or  procedures  will  be 
accomplished  by  formal  revision  to  the  document  listed  above  or,  by- 
agreement  of  the  parties  concerned,  may  be  accomplished  by  revision  or  ‘ 
addition  to  this  document. 

1.1  METEOROLOGICAL  DATA 

The  Air  Force  will  provide  veather  data  when  requested  by  the  Contractor 
consisting  of* 

(a)  Advance  notification  of  a  sever*  veather  advisory  for  the  launch  area. 

(b)  Dally  forecasts  of  temperature,  pressure,  wind  direction  and  velocity 
and  precipitation  at  the  launch  area  for  and  during  missile  processing. 

(0)  Surface  and  upper  air  observations  of  temperature,  pressure,  wind 
direction  and  velooity,  relative  humidity  at  the  launch  site  on 
firing  day. 

(d)  Final  data  in  graphics  and  tabular  form  at  1000  feet  intervals  to 
include  temp. (*C),  refracting  index,  air  pressure  (mb),  density 
(grams  per  cubic  meter),  speed  of  sound  (knots),  dewpoint  (• C ), 
relative  humidity  (percent),  mixing  ratea  (grams  per  kilogram), 
wind  direction  (degrees  from  true  North)  and  wind  speed  (knots). 

1.2  QUICK-LOOK  FLIGHT  DATA 

Air  Force  at  Vandenberg  is  responsible  for  the  delivery  of  two  copies  of 
the  raw  telemeter  tapes  from  the  PMR  ground  station,  Point  Arguello, 
to  the  Boeing  CTLI  van  approximately  one  hour  after  test  termination. 

1.3  PROGRAM  DATA 

Contractor  shall  supply  data  generated  under  the  Tandenberg  Program  in 
accordance  with  the  data  Exhibit  "F",  subject  Contract. 
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CHAPTER  Y 


EQUIPMENT  AMD  SUPPLIES 


1.0  GENERAL 

This  chapter  lists  the  necessary  supplies  expends  during  the 
course  of  the  test  program  as  well  as  equipment  required  to 
perform  Validation/Verifieation  functions. 

1.1  T.  0.  VALUATION  /VERIFICATION  EQUIPMSMT  SUPPORT 

The  Air  Force  shall  furnish  to  the  Contractor  an  itass  of 
non-figure  "A"  equipment  upon  request  on  a  tine  scale  as 
necessary  to  support  the  Technical  Order  Validation  Aerifica¬ 
tion  Program  per  Item  11  of  Contract  AFQA(6A?)-757  statemcit 
of  work.  The  items  of  non-figure  "A"  equipment  required 
are  as  specified  in  Document  D2-1A271. 

1.2  EXPENDABLE /CONSUMABLE  SUPPLIES 

Expendable/consumable  supplies  required  by  the  Contractor  in 

the  performance  of  the  W3-133A  program  will  be  provisioned  by 
the  Contractor  as  a  direct  charge  to  Contract  AfOa(647)-757. 

Such  items  include,  but  are  not  limited  to  stationer;/,  house¬ 
hold  cleaning,  and  sattary  supplies,  MHO  bulk  Supplies  petroleum, 
oil  and  lubricants.  The  Contractor  at  Vandenberg  Air  Force 
Base  will  maintain  a  listing  and  quantity  of  these  items. 

The  Air  Force  wii:  proviie  adequate  quantities  0f  A?  forms 
for  Contractor  requisitioning  of  such  supplies.  in  addition, 
the  Contractor  will  have  access  to  case  published  listings 
of  excess  parts  and  materials.  The  Air  Force  vm  issue 
to  the  Contractor  at  no  cost  suen  requirements  as  znj  be 
identified  from  the  excess  listings. 

A  general  purpose  store  will  De  maintained  ay  the  Contractor 
to  support  all  Associate  Contractors’  expendable  supplies 
requirements.  The  store  will  contain  such  lts«s  as  AN 
standard  parts  and  sanitary  household  supplies.  Each 
Associate  Contractor  will  advertise  requirements  30  days 
in  advance. 
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DISCLAIMER  NOTICE 
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TO  DTIC  CONTAINED  A  SIGNIFICANT 
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